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LIMITED OFFICIAL USE STATE 099189 

HONG KONG FOR RSS, ISLAMABAD FOR AO AND RSO, NEW DELHI/ATO 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: CCC RENOVATION 

REF: KARACHI 1700 

1 . FOLLOWING RESPONSES ARE KEYED TO NUMBERED PARAGRAPHS 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 STATE 099189 

REFTEL: 

A. POST REQUESTED PROCURE LOCALLY 100-200CFM EXHAUST FAN 
FOR ROOM 8 AS NOTED PAGE 4 OF CONSTRUCTION SPECS. SEABEES 
WILL INSTALL AND GRILL EXISTING OPENING IF NECESSARY. 

REFER TO DTS STANDARDS FOR REQUIREMENT TO GRILL WHENEVER 
OPENING EXCEEDS 25 SQUARE INCHES. 
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B. CONCUR. 

C. ASSUMPTION CORRECT. HOWEVER, ON DRAWING C5451.07-S- 
05(X) LOWER LEFT-HAND CORNER CHANGE QTE GENERATOR 10 FEET- 
8 INCHES (L) X 2 FEET-0 INCHES (W) UNQTE TO READ QTE 
GENERATOR 10 FEET-8 INCHES (L) X 2 FEET-6 INCHES (W) 

UNQTE. 

D. AGREE THAT DRAWING C5451.07-S-03(X) IS MISLEADING AS 
NOTED BY POST. EIGHT INCHES OF REINFORCED CONCRETE 
SHOULD BE DELETED. GENERATOR SUPPORT IS TOTALLY 
FURNISHED BY THE I-BEAM CONSTRUCTION OUTLINED IN DRAWING 
C5451.07-S-05(X). 

E. DEPARTMENT AGREES THAT PRESENT EMERGENCY WINDOW EXIT 
SHOULD REMAIN. ALL OTHER WINDOWS EXCEPT EXIT SHOULD BE 
BLOCKED UP AS SPECIFIED BY THE CONSTRUCTION SPECIFICA- 
TIONS. 

F. POST SHOULD ORDER NEW AIR CONDITIONERS FROM POST FUNDS 
IF IT DOES NOT CONCUR WITH SUGGESTION OUTLINED PARA 8D2 

OF THE CONSTRUCTION SPECS. CHRISTOPHER 


LIMITED OFFICIAL USE 
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